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1 TMIS» DOCUílEHT C0NTM3S «»roR£lAT!On AFFECT1N0 TOP NATIONAL CEFEN3Ë 
a OF THI UUITgD STATES. WITHtíl THB .BiïAiTlKO OF TlïlE 10. fBCYIONS 733 ÍH 
í ANO T84. OF THS 0. S. C0B8. AS tïíttt&Íb, ITS TRAMBMISBIOfí Ofe M'ÍV’EL ! 
a -4TI0M OF ITS C0NT5MTS TO OR RatEiPT OY Ati URAUTHORIZED PSÍiSOM 
I IS PROHIDITED BV LAUf THB HEPB0ï>UCÏl0;i OF TM3 FOBH 13 PROIHDITED. 


THIS IS UNB/ALUATED INFORMATIOM 
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a total of 965 vorkers were ertployed 

Tine muunion Brandenburg at Schorfhslde airfield on 30 January 1954. 
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2* <m 4 Fetruary 1954» i"ost of the workers at Schorfheide airfield ware given 
^ 11 22 Fsbruar y because of the w®ithsr and received 60 percent 
of their regular wages, When they returned to the construction site/their 
le&re vaaêxtended until 1 Mareh,, In the meantine, no construction work was 
conducted at the fieldo The few remainíng perscnnel vere engaged in preventing 
rrost demages hy setbing up coke ovmn at the puap installationB and at the 
fuel dump, At the latfer installation, some welding vork was done* Only the 
sau -mil ~ vas in oparation* Five locomotivetí and dther rdling stock 6 in additiou 
a dredger, vere dispatched to Prenslatu * 


3 o At the beginn ing of Febrmrv 


4 ^ * —^JthsTïnstalled 

traneformer vas not yet connected to the electrit mains, allegedly becattse 
the required copper bars had not yet arrived* Before the froat pëéfiod sfarted, 
an underground cable had been laid froic the new transformer house to the 
pumping Btation of tho vater aupply svsteir . 

* _ _ _ ‘ _ 25X1 

Ho work vas observed in the aimftunition dtnnp whioh, for some ttme 9 hae been 
guarded by Soviet sentrietío 

Simie late January 1954 5 security measures at the field have 
beon intensified and passes wore being a^ca ml ncd vory strictly* t 
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Betveen 1 and 1? Fetruary, Dr Medon (fnu) 

"““ther such soil tasta i^era to be made á 

el was to be detarmined in tha ar< 

the oossible construction of a radio station*'* 


v, - »- -ïu) exÉmined the soil at the fi%Ld, 

Further such soil tests ware to be mde 4nc| fhe depth of the subsoil whter 
levei was to be deternined in tha Ánger &r©a in connection vith 


Since late January, cdnstruction work at-the mz&míttén ámp. h&s been 
ciscontinued because weat^: > Thq f etege of the 

ammimition dump was completedo Oníy the gatcs vcre aiscing at the ananunitioii 
houses <. * ■ 
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11 . 


12 o 


1A. 


February because oí 

5 frrtst- 


work was fco sfcarfc afc full scaie on 1 Msrch 1954, 


10 . 


onstrwctlon superinteudent Mamáni (fnu) inspected the construction site 
a / ls e ^L.? n ^ Fefcruary. allegedly to beeome chief supervisor on 

7 as the PterixMB chief superviao* Koeta (fnu) was to be transferred 

Puring the first days of Fehruary ? six soldiers wgering red»border©d black 
epaulets and crossed*«axé insignia díd surveyíng uork at the vho\r 
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arríyod dai.ly nn trn ck 

L Jsurveying vork ^ended from the southweatern eornér of the taxiw 

cowrd Kur Tuschlag where tho Soviets had plannod to elear a 100-meter-wíde 
s^rip of woods. 

Dqring th© frost period, 40 to 50 percent of the csement storod in th@ cesient 

Sh ? dS the fiï * 0t F ebruary * about 20 carloads of 

chippings arrxved at the construction si'ie. 

aeveral material shipraents were expected and woulff arrive daïly srteï- 1 Mareh. 

Between 8 and 13 Fehruary, the Gersian construction staff was ordered by the 
Sovletss xa stop work at the previous diepersdl arsas and to make out the 
accounts xor work prevlously done.therej to resume clearing uork in the road 
and spur track area of the second construction atage near the bomb and 
airanunition dumpj to complete surveying uork tgr 23 Fehruary 1954, on a 160- 
mever-Hide etrip to as far as aa area about 2.5 km southwest of the tajdway 
and, subsequently, to start clearing work there. The German construetion staff 
belMved that repair shops or repair hangars vre r® to be eonstructed there. 
i u eKd oí> Fehru ^ r F> before surveyíng work was completed, a 80~mster-iri.de 
lane had to be eut in the l6o-cieter-wide strip. Furthermore, the fferman 
construction staff uas ordei'ed to survey an area, 640 x 200 aeters, just south 

°5 en f of th ® ta:d.uay hy 28 February. I ELocation skstch 

oí the lattsr two sitea. 1 
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^ ^Ssol-Ogical expert 1 s report uas to be made of the soil 2 km arouad the niddle 
of tha field fcut npt, ae previously reported, on an are% 4 km around. For this 
purpose, the firstíinspection of the field took plaee 011 12 February involving 
i’>ajor Churb&nov (fnu) of the Sovlet construction headqnartGro in Werder : 
chiof constructlo n mmaevim Stola (fnu) of tho Bauimion Brandenburgs surveying 
ongineer Brandes (fnu) of the Schorfheide conetruction etaff ; Dr. Kedon (fnu) 
(phonetic epelling) ? probably o.f the state geological coiomissions and a Soviet 
tsngxnoer xroïïi Moscow who wore civilian clothos* This Soviot engineei* was an 
e lderly man and was usualiy held in the backr>i*ound by the other SovietsJ 9 ^ y 

ho wyy Lleuteaant Colonol Antonov 1 * (fnu) * Major Churbanov 


__ ^ I UUJ.WJWJ. ituuwuwv \i. uu; * UIiU 

teao. tne commission through fche uooded area of fche field and marked ssveral 
pomts where gsological tests were to be ffiada. When aeked, Churbanov said fchafc 
houses were to be built there. Lieutenant Colonol Antonov gave orders for test 
driL.ings 9 up to a depih of 10 jaeters^ about 1 kaot east and wost of the runway 
jg nds and on the area between the runway and taxiway. 


the construction staff , as th@ contractor at 

S ch orfh eide airfleld^had apparently failed to hav e a geoloffical exnert 1 s report 
mdo prior to the beginning of construction work 
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" -%}**—**— o+qp VA W*4U y* www KIW A « I fthis 

OBJÍssaen vsas rsproved by the superior headquarters and, therefore, the report 
had t,o be ms.de affcer construcfcion uork had already starfced. 2 
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15* The fxnal balanco of construction costs inasrred so far showcd a. deficíency 
of 5 51 5 000 eastnarks. It nust be taken into account hovever, that a 5 
parcent profit of the construction ariount 3 i.e, about 800,000 eastmarks had 
already been paid to tfto staté. The costs for woflc to be done in 1954 were 
ordered to be lowered by 4*3 percent, although th© expenses for matsrial, 
freighi and wages rerained the same as in the preceding year. Therefore, an 
order vjae givon that the savings be nade by a nev/ working rsathod and by 
performng 90 percent of the construction work on tha basig of pieca work* 


16. During the second half of February, the German construction staff roccived 

the constructíon plan for the b ornb and ammunition dump approved by the Soviets. 

| on].y the fence, tho roads and the concrete 
foundations were to be constructed by the Bauunion Brandenburg, while the 
air«munition shads Wéro scheduled to be built later on by Soviet soldiers* 
According to the construction plan, only two of the three ammunition houses 
which had been constructed doring the first co nstrnction stage wero to ba 
provided with rails leadim? to the scur track* 

J at the ammunition houses which v/ere 


25X1 


25X1 


cquipped wxth rails, the arnmunitíon boxes xíould be lifted on the railroad cars 
by means of a mobi'le crans, while, úear the third amunition house cr the one 
without rails, th© amunition boxes woaild be transloaded from the railroad cars 

onto speeïal ca rriageB and thus hauled into the shed, and stored 

on beams there. Ithe borabs were aL nost as long ae the 25X1 

vïdth of a gate, i.e,» 4 raeters ~ sketch of the pToeess 

of the transportation of arairamition • 3 


17. Civil engineer Trofimlcin (phonetic spalling) (fnu) was detaehed to the 
const ruction hesdquarters deputy of Lieutenant Colonel Oleinik (fnu) , 
chief of the designs section. Kajor Petrov (phonetic spelling) (fnu) becamo 
the new chïef of the material supply section. 2 


18. 

19. 

20 . 
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In rdd.-February, surveying work for an undetennined type of construction work 
vas done in forest sub-districts (Jagen) Nos 212/239 to 221/247 . The new 
oonstruction superintendent at the field was Herr Mamanl (f nu) « 
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Corraent . Construction work at Schorfheide airfield was considerably 
limited bscause of the frost. Furthermore, tha decisions on additional construction 
work could ho reachsd only af ter tho arrival of the expectod engineer offíceï* 
from ï'oscow. Noteworthy in this eozmection are the Soviet orders, inantioned 
:in paragraph 13, particularly the ïnforraatlon on the discontinuation of work 
o n the dispersaí ax*eas. For course oi 160 ~zie t er -wi de strip from the taxiway tov/ard 
ths southwest. r see Annex 1, | i For location of the su rveyed 25X1 

area south of the east end of the runway, see Annex | 1 
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South of .«cst .Jnc.í of the Rumvay 


ITob to scale» 
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The in£or!TLatiora on s'urveying mentioned in paragraphs 10 and 19* 

probably refers to work i/hich had preyiously been eta^&^do 
Xt appears possible that quortering buildings ■'ájjH^camps for the AA gun 
emplacements on the northern edge of the woods are to ba constructed in th o 
Jagen mentionecl * 
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OoWjêïÊj. Br* tëado n 9 Lieutenau^Tdlonel Antonoflf, and engi neer TTofimkin 
are reported for the fM5ï&t tirne* Teát drillings and diggings, pa 2 *ticulai T ly 
affort s to de t e rmj&^ t he s ubsoil xm ter level w ere or d er e d isrevlougly» , 
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Coinmerit » This is the f irst information on the type and siae of 


;riíMunition whieh to ho transported into the amraunition housesn For 
diagrammetie sk@tch*of the proeess of transporting anmmnítion froi-i the spur 
track into the anpunition housco, cea Annes r >* 
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Co mienti The unueualiy large siae of the bombs degCribed in 

íteagraph 16, aboye^ míght raise the question whethsr the sketch 


was actually dratm to scale. 
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[, .Q. ÍlS?A ooti'fcli of t .ivJ. o£ tbe Runv:gy 


IIol; to ocale. 
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the Handlin g J>í„Amniunttion 
at Sohórf hei u e jUrfte ld 



a? shed with rail oonneotion 


b) shed without 
rail' conneotion 
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